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Message Text 

CONFIDENTIAL 

PAGE 01 LOME 00226 251242Z 
ACTION OC-06 

INFO OCT-02 AF-10 ISO-OO CCO-OO FBOE-OO A-01 OCL-OO 
SY-05 /023 W 

002468 251252Z/46 

P R 25 1040Z JAN 78 
FM AMEMBASSY LOME 
TO SECSTATE WASHDC PRIORITY 3441 
INFO AMEMBASSY ACCRA 
FUTALS/AMEMBASSY LAGOS 3230 
AMEMBASSP MONROVIA 

CONFIDENTIAL LOME 226 

ACCRA FOR RCO 
LAGOS FOR RSO 
MONROVIA FOR ATO 

EO 11652: GDS 

TAGS: AFAC ABLD ASEC 

SUB J : CCC RENOVATIONS 

REF: A STATE 17713 B LOME 095 

1 . FOLLOWING RESPONSES KEYED TO PARA 1, REF A: 

ITEM 1 -SIMPLEX LOCK IS ON SITEC 

ITEM 2-REPLACEMENT DOOR IS ON SITE. SIMPLEX LOCK IS ON 
SITE. REQUEST SEABEE HANDCARRY NECESSARY S&G 8400 LOCK. 

ITEM3-SOLID DOOR FOR DISINTEGRATOR ROOM ON SITE. REQUEST 
SEABEE HANDCARRY S&G 8400 LOCK. 

ITEM ORANAR 

ITEM 5-REQUEST SEABEES HANDCARRY BUZZER. 
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ITEM 6-NAR 

ITEM 7-PINS ARE AVAILABLE LOCALLY 

ITEM 8-VINYL TILES CAN BE PROCURED LOCALLY. CARPET 

TILES WILL REMAIN IN THE C&R AREA UNTIL THE SHOCK HAZARD HAS 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


BEEN COMPLETELY ELIMINATED. 

ITEM 9-SEABEE ACTION 

ITEM 10-NAR 

ITEM11-NAR 

ITEM 12-POST WIL PURCHASE; EXHAUST FAN LOCALLY AVAILABLE 
ITEM 13-SEABEE ACTION 

ITEM 14-NAR 

ITEM 15-DEPT ACTION 

ITEM 16-POST ACTION 
P 

ITEM 17-SEABEE ACTION 

ITEM 18-DEPT ACTION 

ITEM 1 9-SEABEE ACTION 

ITEM 20-SEABEE ACTION 
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ITEM 21-SEABEE ACTION 

ITEM 22-SEABEE ACTION 

ITEM 23-SEABEE ACTION 

ITEM 24-NAR 

ITEM 27-POST ACTION 

ITEM 28-DIPT ACTION 

2. GRILLS ON SECOND STORY HAVE BEEN INSTALLED. 

3. ALL MATERIALS FOR GENERATOR CONTRACT ON HAND AND 
CONTRACTORS STARTED WORK ON JANUARY 12. THIS WAS INDICATED 
IN REF B. 

4. IF SEABEES PREPARED TO HANDCARRY TWO REPEAT TWO 
S&G 8400 LOCKS AND BUZZER, THEY SHOULD BEGIN WORK 

ASAP AND NOT WAIT FOR ARRIVAL OF PANEL BOX (ITEM 11, REF A). 
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5. ADVISE. PALMER 


CONFIDENTIAL 


NNN 
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